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Befereaces 



Enclosures 



Contract A? 

Proposal for Acceleration of BS-4171 Prosraa 

Major General Bernard Al Schriever 
Coaaander, Ballistic Missile Division 
Air Besearch, end Development Coesa&nd 
?♦ ©• Box 262 
Xnglevood, California 



Letter from Gexu B« Ai Schriever to !&•• L» &. Boot, 
dtd 23 Bee 2£?T* HDER 57^55 (8) 

V3-117L Bsviaed Contrast Coet Proposal, U&D-2786, 
dtd 23 Oct 1957 



(a) Beport B6D-2332, S&417L Devalopoent Plan for 
Program Acceleration, dtd 6 Jen 1958* Cys 1-10 (8) 



1« By enclosure (a) the Xoe&eed S&sslle Systeas Division subnits 
herewith a development plan end coet estlaate of acceleration of the WS-117L 
Program using the Atlas booster pins the angaentatlon of this program using 
the Shor booster* 

2* She coet, including fee, ae presented In this proposal is that 
cost necessary to ac c o mp l is h the additional vorfc proposed in the augmentation 
and acceleration of the program of reference (B), the Definitive Cost Proposal 
negotiated between Lockheed ttissHe Systems Division end the Air Force during 
the month of Boveaber, 1957* 

3« Attention Is directed to the fact that the schedules presented 
in this proposal require imoediate authorisation to proceed ^ith the items 
listed In the proposal as "Priority Items* and that full effort on this 
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6 January 195$ 



Subject: Contract A? 0fc{&7)-97 

Proposal £br Acceleration of US-UTS* 

To: Major General Beraard A« Sehrierer 



program be enthorlsad by Wbraary 1* 1953* &» Contractor sill be pleased 
to proceed inaediately vith the work necessary tor so liqport&nt a program 
upon receipt ©£ tola ferra! antaarlsatton* 

I/XSHS E D AIBCB /gT CQHPCRmQn 
_. MIHSlliW 8XSXES BIVISXGS — 

Original signed by L,E„ Root 

Im Sugece Boot 
. ¥ice President and General Manner 
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cc: Asst* Mr Force Plant 
Sunnyvale, .CaUfcraia 
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